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1. TOP LAYER SDBIP 2017/2018 

Attached hereto is the Top Layer Service Delivery and Budget Implementation Plan 
(SDBIP) for the financial year 2017/2018. 



Councillor C Poole 
Executive Mayor 


Date: M^ila 
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2. TOP LAYER SERVICE DELIVERY AND BUDGET IMPLEMENTATION PLAN (SDBIP) 2017/2018: PER KEY PERFORMANCE AREA (KPA) 

2.1 KPA 1: Governance and Stakeholder Participation 


KPA 1: Governance and Stakeholder Participation 

IDP/ 

Ref 

No. 

Department 

KPA > Key Focus 
Area (KFA) 

Indicator 
(Activity/ Project/ 
Programme/ Key 
Initiative) 

Indicator type 

Unit of Measurement 

Baseline 

Actual 

2015/2016 

5 Year 
Target 

2017/2018 

Funding Source 

TOP LAYER: Service Delivery 
and Budget Implementation Plan 
(SDBIP 2017/2018) 

Evidence to be 
produced 
(POE) 

Q1 

Q2 

Q3 

Q4 

KPI001 

Corporate 

Services 

KPA 01. Governance 
and Stakeholder 
Participation> KFA 

01. Governance 
Structures 

Monitor the 
implementation of 
Council 

resolutions 

Output 

Percentage 
implementation of 
Council resolutions in 
accordance with 

action due dates 

12 

Progress 

reports 

provided 

100% Per 

annum 

100% 

Implementation of 
Council resolutions 

o 

100% 

100% 

100% 

100% 

Register of 

Council 

Resolutions with 

included due 

dates of actions 

KPI002 

Internal 

Audit 

KPA 01. Governance 
and Stakeholder 
Participation> KFA 

01. Governance 
Structures 

Adoption of Audit 
Committee 

recommendations 
by Council 

Output 

Percentage of Audit 
Committee 

recommendations 
adopted by Council on 
a quarterly basis 

100% 

100% Per 

annum 

95% of Audit 

Committee 

recommendations 

adopted 

o 

95% 

95% 

95% 

95% 

Register of 

Council 

resolutions 

KPI004 

Risk 

Management 

KPA 01. Governance 
and Stakeholder 
Participation> KFA 

02: Risk Management 

Investigation of all 
formally reported 
fraud, theft and 
corruption cases 

Output 

Percentage of formally 
reported fraud 
investigations initiated 
within 30 days of 
receipt 

100% 

100% Per 

annum 

100% of 
investigations 
initiated within 30 
days of receipt 

o 

100% 

100% 

100% 

100% 

Incident Register 

KPI005 

IDP and 

PMS 

KPA 01. Governance 
and Stakeholder 
Participation> KFA 

03: Stakeholder 
Participation 

IDP and Budget 
annual 

stakeholder 

consultation 

Output 

Number of IDP 

stakeholder 
engagements held 
annually 

64 Per 

annum 

100% Per 

annum 

66 Stakeholder 
engagements per 

annum 

o 

N/A 

33 

N/A 

33 

Attendance 
Register of each 
meeting 

KPI006 

Corporate 

Services 

KPA 01. Governance 
and Stakeholder 
Participation> KFA 

04. Policies and By- 
Laws 

Review policies 

Output 

Percentage of 
identified policies 
reviewed by 30 June 

New KPI 

100% Per 

annum 

100% of identified 
policies reviewed by 

30 June 

o 

0% 

100% 

100% 

100% 

Register of 

policies 

reviewed 
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KPA 1: Governance and Stakeholder Participation 

IDP/ 

Ref 

No. 

Department 

KPA > Key Focus 
Area (KFA) 

Indicator 
(Activity/ Project/ 
Programme/ Key 
Initiative) 

Indicator type 

Unit of Measurement 

Baseline 

Actual 

2015/2016 

5 Year 
Target 

2017/2018 

Funding Source 

TOP LAYER: Service Delivery 
and Budget Implementation Plan 
(SDBIP 2017/2018) 

Evidence to be 
produced 
(POE) 

Q1 

Q2 

Q3 

Q4 

KPI007 

Corporate 

Services 

KPA 01. Governance 
and Stakeholder 
Participation> KFA 

05. Intergovernmental 
Relations (IGR) 

Development of 
International & 
Intergovernmental 
Relations (l&IGR) 
Policy 

Output 

Number of l&IGR 
policies submitted to 
MayCo by 31 

December 

New KPI 

1 Per annum 

1 l&IGR Policy 
submitted to MayCo 
by 31 December 

o 

N/A 

1 

N/A 

N/A 

Proof of 

submission of 
policy to MayCo 

KPI008 

Corporate 

Services 

KPA 01. Governance 
and Stakeholder 
Participation> KFA 

06. Communications 
(Internal and 

External) 

External 

newsletters issued 

Output 

Number of external 
newsletters issued by 

30 June 

12 

11 

Newsletters 
issued per 
annum 

11 External 

newsletters issued 
by 30 June 

o 

3 

2 

3 

3 

External 

Newsletters 

issued 

KPI009 

Corporate 

Services 

KPA 01. Governance 
and Stakeholder 
Participation> KFA 

07. Marketing 
(Branding and 

Website) 

Submission of 
Marketing & 
Branding Plan to 
MayCo 

Output 

Number of Marketing 
& Branding Plans 
submitted to MayCo 
by 30 June 

New KPI 

1 Per annum 

1 Marketing & 
Branding Plan 
submitted to MayCo 
by 30 June 

o 

N/A 

N/A 

N/A 

1 

Marketing & 
Branding Plan/ 
Proof of 

submission to 
MayCo 
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2.2 KPA2: Financial Sustainability 


KPA 2: Financial Sustainability 

IDP/ 

Ref 

No. 

Department 

KPA > Key Focus 
Area (KFA) 

Indicator 
(Activity/ Project/ 
Programme/ Key 
Initiative) 

Indicator type 

Unit of 

Measurement 

Baseline 

Actual 

2015/2016 

5 Year Target 

2017/2018 

Funding Source 

TOP LAYER: Service Delivery 
and Budget Implementation Plan 
(SDBIP 2017/2018) 

Evidence to be 
produced 
(POE) 

Q1 

Q2 

Q3 

Q4 

KPI011 

Financial 

Services 

KPA 02. Financial 
Sustainability> KFA 
08. Revenue 
Management 

Raise/Collect 
Operating Budget 
revenue as per 
approved budget 

Input 

Percent of Total 
Annual Operating 
Budget revenue 
raised/received by 
30 June (Financial 
Services) 

99.26% 

98% Per 

annum 

98% of total Operating 
Budget 

Revenue raised by 30 
June 

o 

25% 

49% 

74% 

98% 

S.52 and S.71 
Reports 

Annual Financial 
Statements 

KPI013 

Financial 

Services 

KPA 02. Financial 
Sustainability> KFA 
09. Expenditure and 
Cost Management 

Spend Operating 
Budget expenditure 
as per approved 
Budget 

Output 

Percent of Total 
Annual Operating 
Budget spent by 

30 June (Financial 
Services) 

95.40% 

95% Per 

annum 

95% of total Operating 
Budget expenditure 
spent by 30 June 

o 

20% 

40% 

60% 

95% 

S.52 and S.71 
Reports 

Annual Financial 
Statements 

KPI015 

Financial 

Services 

KPA 02. Financial 
Sustainability> KFA 
10. Budgeting / 
Funding 

Submission of the 
MTREF (aligned to 
the IDP) to Council 
for approval by 31 

May 

Input 

Number of MTREF 

submitted for 
approval to 

Council by 31 May 

1 MTREF 

per annum 

1 MTREF per 

annum 

1 MTREF submitted 
for approval to Council 
by 31 May 

o 

N/A 

N/A 

N/A 

1 

Proof of 

submission to 

Council / 

Council minutes 

KPI016 

Financial 

Services 

KPA 02. Financial 
Sustainability> KFA 
10. Budgeting / 
Funding 

Submission of the 
Adjustments Budget 
to Council for 
approval by 28 
February 

Input 

Number of 
Adjustments 

Budgets submitted 
for approval to 
Council by 28 
February 

1 Per 

annum 

1 Per annum 

1 Adjustments Budget 
submitted to Council 
for approval by 28 
February 

o 

N/A 

N/A 

1 

N/A 

Proof of 

submission to 

Council / 

Council minutes 

KPI017 

Financial 

Services 

KPA 02. Financial 
Sustainability> KFA 

11. Capital 
Expenditure 

Expenditure on the 
approved Capital 
Budget for the 
Municipality by 30 
June (NKPI - MFMA, 
Reg. SI 0(c)) 

Output 

Percent of 
approved Capital 
Budget spent by 

30 June (Financial 
Services) 

98.75% 

96% Per 

annum 

96% of approved 

Capital Budget spent 
by 30 June 

o 

20% 

40% 

60% 

96% 

S.52 and S.71 
Reports 

Annual Financial 
Statements 
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KPA 2: Financial Sustainability 

IDP/ 

Ref 

No. 

Department 

KPA > Key Focus 
Area (KFA) 

Indicator 
(Activity/ Project/ 
Programme/ Key 
Initiative) 

Indicator type 

Unit of 

Measurement 

Baseline 

Actual 

2015/2016 

5 Year Target 

2017/2018 

Funding Source 

TOP LAYER: Service Delivery 
and Budget Implementation Plan 
(SDBIP 2017/2018) 

Evidence to be 
produced 
(POE) 

Q1 

Q2 

Q3 

Q4 

KPI019 

Financial 

Services 

KPA 02. Financial 
Sustainability> KFA 

12. Asset 
Management 

Submission of a 

GRAP Compliant 

Fixed Asset Register 
to the Auditor 

General 

Output 

Number of GRAP 
Compliant Fixed 
Asset Registers 
submitted to the 
Auditor General by 
31 August 

1 

1 per annum 

1 GRAP Compliant 

Fixed Asset Register 
as at 31 August 

o 

1 

N/A 

N/A 

N/A 

Auditor General 
acknowledgement 
of receipt for AFS 
submission 
(inclusive of 

GRAP Compliant 
Fixed Asset 
Register) 

KPI020 

Financial 

Services 

KPA 02. Financial 
Sustainability> KFA 
13. Financial 

Viability 

Ratio in respect of 
Debtor Payment 

Days (Collect all 
billed revenue to 

ensure that sufficient 
cash is generated to 
meet Drakenstein’s 
debt and operating 
commitments) 

Outcome 

Net Debtors Days 
Ratio ((Gross 
Debtors - Bad 

Debt Provision) / 
Billed Revenue)) x 
365 

44 days 

Less than 45 
days 

measured 

annually 

45 days 

o 

<45 

<45 

<45 

<45 

S.52 and S.71 
Reports 

Annual Financial 

Statements 

KPI021 

Financial 

Services 

KPA 02. Financial 
Sustainability> KFA 
14. Supply Chain 
Management 

Disclose in Annual 

Financial 

Statements all 

deviations condoned 
by Council 

Output 

Number of 

Disclosure notes 
in Annual 

Financial 

Statements on all 
monthly reported 
deviations 
condoned by 

Council 

1 

Disclosure 

Note 

1 Disclosure 

note in 

Annual 

Financial 

Statements 

per annum on 

SCM 

deviations 

1 Disclosure 

note in 

Annual 

Financial 

Statements 

per annum on SCM 

deviations 

o 

1 

N/A 

N/A 

N/A 

Annual Financial 

Statements 

KPI022 

Financial 

Services 

KPA 02. Financial 
Sustainability> KFA 
15. Financial 
Reporting 

Submit the Annual 
Financial 

Statements by 31 
August to the Office 
of the Auditor- 

General 

Output 

Number of Annual 

Financial 

Statements 

submitted to the 
Auditor General by 
31 August 

1 AFS per 

annum 

1 AFS per 

annum 

1 Set of Annual 

Financial 

Statements 

submitted to the 

Office of the 

Auditor General 
by 31 August 

o 

1 

N/A 

N/A 

N/A 

Proof of 

submission 

/Auditor General 
acknowledgement 
of receipt for AFS 
submission 
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KPA 2: Financial Sustainability 

IDP/ 

Ref 

No. 

Department 

KPA > Key Focus 
Area (KFA) 

Indicator 
(Activity/ Project/ 
Programme/ Key 
Initiative) 

Indicator type 

Unit of 

Measurement 

Baseline 

Actual 

2015/2016 

5 Year Target 

2017/2018 

Funding Source 

TOP LAYER: Service Delivery 
and Budget Implementation Plan 
(SDBIP 2017/2018) 

Evidence to be 
produced 
(POE) 

Q1 

Q2 

Q3 

Q4 

KPI023 

Financial 

Services 

KPA 02. Financial 
Sustainability> KFA 
15. Financial 
Reporting 

Financial viability 
measured in terms 

of the available cash 

to cover fixed 
operating 
expenditure (NKPI 
Proxy - MFMA, Reg. 
S10(g)(iii)) 

Output 

Cost coverage 
ratio (Available 
cash+ 

investments) / 
Monthly fixed 
operating 
expenditure 

5.34 

>3.0 

Greater than 

>3.0 

Greater than 
(2016/17 Results) 

o 

>3.0 

N/A 

N/A 

N/A 

Ratio Reported in 
the Annual 

Report 

KPI024 

Financial 

Services 

KPA 02. Financial 
Sustainability> KFA 
15. Financial 
Reporting 

Financial viability 
measured in terms 
of the Municipality's 
ability to meet its 
service debt 
obligations (NKPI 
Proxy - MFMA, Reg. 

SI 0(g)(i)) 

Outcome Outcome 

Debt coverage 
ratio ((Total 
operating revenue 
- operating grants 
received) / (Debt 
service payments 
due within the 
year)) 

7.83 

<8.0 

Less than 

<8.0 

Less than 
(2016/17) 

o 

<8.0 

N/A 

N/A 

N/A 

Ratio Reported in 
the Annual 

Report 

KPI025 

Financial 

Services 

KPA 02. Financial 
Sustainability> KFA 
15. Financial 
Reporting 

Financial viability 
measured in terms 
of the outstanding 
service debtors 
(NKPI Proxy - 
MFMA, Reg. 

S10(g)(ii)) 

Service debtors to 

revenue ratio - 
(Total outstanding 
service debtors/ 

revenue received 
for services) 

0.17 

<0.25 

Less than 

<0.25 

Less than 
(2016/17) 

o 

<0.25 

N/A 

N/A 

N/A 

Ratio Reported in 
the Annual 

Report 
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2.3 KPA3: Institutional Transformation 


KPA 3: Institutional Transformation 

IDP/ 

Ref 

No. 

Department 

KPA > Key Focus 
Area (KFA) 

Indicator 
(Activity/ Project/ 
Programme/ Key 
Initiative) 

Indicator type 

Unit of Measurement 

Baseline 

Actual 

2015/2016 

5 Year 
Target 

2017/2018 

Funding Source 

TOP LAYER: Service Delivery 
and Budget Implementation Plan 
(SDBIP 2017/2018) 

Evidence to be 
produced 
(POE) 

Q1 

Q2 

Q3 

Q4 

KPI026 

Corporate 

Services 

KPA 03. 

Institutional 
Transformation> 
KFA 16. 
Organisational 
Structure 

The number of 
people from 
employment equity 
target groups 
employed in the 
three highest levels 
of management in 
compliance with a 
Municipality’s 
approved 

employment equity 
plan (NKPI Proxy - 
MFMA, Reg. SI 0(e)) 

Output 

Number of Reports on 
the Number of people 
from employment 
equity groups 
employed in the three 
highest levels of 
management by 31 
August submitted to 
the Municipal Manager 

1 Report 
per annum 

1 Report per 

annum 

1 Report compiled 
and submitted by 31 
August to the Office 
of the Municipal 
Manager 

o 

1 

N/A 

N/A 

N/A 

Proof of 

Submission to 
the Office of the 
City Manager 

KPI029 

Engineering 

Services 

KPA 03. 

Institutional 
Transformation> 
KFA 18. Project 
and Programme 
Management 

Submit a Project 
Management Policy 
to MayCo for 
approval 

Output 

Number of Project 
Management policies 
submitted to MayCo 
by 30 September 

New KPI 

1 Policy 

1 Project 

Management Policy 
submitted to MayCo 
by 30 September 

o 

1 

N/A 

N/A 

N/A 

Proof of 

submission of 

Project 

Management 

Policy to MayCo 

KPI030 

IDP and PMS 

KPA 03. 

Institutional 
Transformation> 
KFA 19. 

Performance 
Management and 
Monitoring and 
Evaluation 

Submit the Mid-year 
S72 report to the 
Mayor 

Output 

Number of Mid-year S. 
72 Performance 
reports submitted to 
the Mayor by 25 

January 

1 Mid-year 

report 

submitted 

1 Per annum 

1 Mid-year report 
submitted to the 

Mayor 

o 

N/A 

N/A 

1 

N/A 

Proof of 

submission to the 
Executive Mayor 

KPI032 

Corporate 

Services 

KPA 03. 

Institutional 

Transformation> 

Review ICT Master 

Plan 

Output 

Number of ICT Master 
Plans reviewed by 31 
March 

New KPI 

1 Review 

per annum 

1 ICT Master Plan 
review by 31 March 

o 

N/A 

N/A 

1 

N/A 

ICT Master Plan 

Review Proof of 

submission 
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KPA 3: Institutional Transformation 

IDP/ 

Ref 

No. 

Department 

KPA > Key Focus 
Area (KFA) 

Indicator 
(Activity/ Project/ 
Programme/ Key 
Initiative) 

Indicator type 

Unit of Measurement 

Baseline 

Actual 

2015/2016 

5 Year 
Target 

2017/2018 

Funding Source 

TOP LAYER: Service Delivery 
and Budget Implementation Plan 
(SDBIP 2017/2018) 

Evidence to be 
produced 
(POE) 

Q1 

Q2 

Q3 

Q4 



KFA 20. Systems 
and Technology 













KPI033 

Corporate 

Services 

KPA 03. 

Institutional 

Transformation> 

KFA 21. 

Processes and 

Procedures 

Review the 

Standard Operating 
Procedures 

Output 

Percentage of 

Identified Standard 
Operating Procedures 
reviewed by 30 June 

New KPI 

1 

1 

o 

N/A 

N/A 

N/A 

1 

Register of 
Standard 

Operating 

Procedures 

KPI034 

Engineering 

Services 

KPA 03. 

Institutional 

Transformation> 

KFA 22. 

Equipment and 

Fleet Management 

Spend 96% of the 
Capital Budget for 
the fleet by 30 June 

Output 

Percentage of Fleet 
Capital Budget spent 
by 30 June 

98% 

96% Spent 
per annum 

96% of Capital 

Budget spent by 30 
June 

o 

20% 

40% 

60% 

96% 

S.52 and S.71 
Reports 

Annual Financial 
Statements 

KPI116 

Corporate 

Services 

KPA 03. 

Institutional 
Transformation> 
KFA 17. Fluman 
Capital and Skills 
Development 

The percentage of 
the municipality’s 
budget actually 
spent on 
implementing its 
workplace skills plan 
(NKPI Proxy - 
MFMA, Reg. SI 0(f)) 

Output 

Percentage of the 
Municipality’s 
approved budget 
actually spent on 
implementing its 
workplace skills plan 
by 30 June 

0.07 

0.10% 

0.07 

o 

0.07% 

N/A 

N/A 

N/A 

Percentage 
Reported in the 
Annual Report 
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2.4 KPA4: Physical Infrastructure and Services 


KPA4: Physical Infrastructure and Services 

IDP/ 

Ref 

No. 

Department 

KPA > Key Focus 
Area (KFA) 

Indicator 
(Activity/ Project/ 
Programme/ Key 
Initiative) 

Indicator type 

Unit of 

Measurement 

Baseline 

Actual 

2015/2016 

5 Year Target 

2017/2018 

Funding Source 

TOP LAYER: Service Delivery 
and Budget Implementation Plan 
(SDBIP 2017/2018) 

Evidence to be 
produced 
(POE) 

Q1 

Q2 

Q3 

Q4 

KPI037 

Engineering 

Services 

KPA 04. Physical 
Infrastructure and 
Services> KFA 25. 
Energy Supply 
Efficiency and 
Infrastructure 

Limit the electricity 
losses to less than 10% 
annually (Preceding 11 
months + Reporting 
month’s units 
billed)/(Preceding 11 
months + reporting 
month’s units 
purchased) 

Output 

Percentage 
average electricity 
losses 

8.25% 

<10% 

Electricity 
losses per 
annum 

<10% Electricity 
losses 

calculated 

o 

<10% 

<10% 

<10% 

<10% 

Electricity Losses 
Calculation report 

KPI038 

Engineering 

Services 

KPA 04. Physical 
Infrastructure and 
Services> KFA 25. 
Energy Supply 
Efficiency and 
Infrastructure 

Expenditure on 
electricity capital 
projects measured 
quarterly in terms of the 
approved Electricity 

Capital Budget spent 

Output 

Percentage of 
approved 

Electricity Capital 
Budget spent by 

30 June 

98.94% 

96% of Capital 
Budget spent 
per annum 

96% of 
approved 

Capital Budget 
spent by 30 

June 

o 

20% 

40% 

60% 

96% 

S.52 and S.71 
Reports 

Annual Financial 

Statements 

KPI039 

Engineering 

Services 

KPA 04. Physical 
Infrastructure and 
Services> KFA 26. 
Transport, Roads 
and Stormwater 

Infrastructure 

Expenditure on Roads 
and storm water 
infrastructure capital 
projects measured 
quarterly in terms of the 
approved Capital Budget 
spent 

Output 

Percentage of 
approved Roads 
and Storm Water 
Capital Budget 
spent by 30 June 

98.91% 

96% of Capital 
Budget spent 
per annum 

96% of 
approved 

Capital Budget 
spent by 30 

June 

o 

20% 

40% 

60% 

96% 

S.52 and S.71 
Reports 

Annual Financial 

Statements 

KPI042 

Engineering 

Services 

KPA 04. Physical 
Infrastructure and 
Services> KFA 27. 

Water and 

Sanitation Services 

and Infrastructure 

Expenditure on Water 
Services infrastructure 
capital projects 
measured quarterly in 
terms of the approved 
Capital Budget spent 

Output 

Percentage of 
approved Water 
Capital Budget 
spent by 30 June 

99.91% 

96% of Capital 
Budget spent 
per annum 

96% of 
approved 

Capital Budget 
spent by 30 

June 

o 

20% 

40% 

60% 

96% 

S.52 and S.71 
Reports 

Annual Financial 
Statements 
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KPA4: Physical Infrastructure and Services 


IDP/ 

Ref 

No. 

Department 

KPA > Key Focus 
Area (KFA) 

Indicator 
(Activity/ Project/ 
Programme/ Key 
Initiative) 

Indicator type 

Unit of 

Measurement 

Baseline 

Actual 

2015/2016 

5 Year Target 

2017/2018 

Funding Source 

TOP LAYER: Service Delivery 
and Budget Implementation Plan 
(SDBIP 2017/2018) 

Evidence to be 
produced 
(POE) 

Q1 

Q2 

Q3 

Q4 

KPI043 

Engineering 

Services 

KPA 04. Physical 
Infrastructure and 

Services> KFA 27. 

Water and 

Sanitation Services 

and Infrastructure 

Expenditure on Waste 
Water Services 
infrastructure capital 
projects measured 
quarterly in terms of the 
approved Capital Budget 
spent 

Output 

Percentage of 
approved Waste 
Water Capital 
Budget spent by 

30 June 

99.60% 

96% of Capital 
Budget spent 
per annum 

96% of 
approved 

Capital Budget 
spent by 30 

June 

o 

20% 

40% 

60% 

96% 

S.52 and S.71 
Reports 

Annual Financial 

Statements 

KPI046 

Engineering 

Services 

KPA 04. Physical 
Infrastructure and 
Services> KFA 28. 
Solid Waste 
Management and 
Infrastructure 

Expenditure on Solid 
Waste infrastructure 
capital projects 
measured quarterly in 
terms of the approved 
Capital Budget spent 

Output 

Percentage of 
approved Solid 
Waste Capital 
Budget spent by 

30 June 

96.34% 

96% of Capital 
Budget spent 
per annum 

96% of 
approved 

Capital Budget 
spent by 30 

June 

o 

20% 

40% 

60% 

96% 

S.52 and S.71 
Reports 

Annual Financial 

Statements 

KPI048 

Engineering 

Services 

KPA 04. Physical 
Infrastructure and 
Services> KFA 28. 
Solid Waste 
Management and 
Infrastructure 

Save Wellington landfill 
airspace 

Outcome Outcome 

Percentage 
airspace saved by 

30 June 

New KPI 

7% Airspace 
saved per 
annum 

7% Airspace 
saved by 30 

June 

o 

N/A 

N/A 

N/A 

7% 

Consultants’ 

Report 

KPI049 

Engineering 

Services 

KPA 04. Physical 
Infrastructure and 
Services> KFA 28. 
Solid Waste 
Management and 
Infrastructure 

Implementation of 
sustainable waste 
minimisation and 
diversion projects 

Number of 

sustainable waste 
minimisation and 
diversion projects 
implemented by 

30 June 

New KPI 

1 Sustainable 

waste 

minimisation 

and diversion 
project per 

annum 

1 Sustainable 

waste 

minimisation and 
diversion project 
implemented by 

30 June 

o 

N/A 

N/A 

N/A 

1 

Sustainable 

waste 

minimisation and 
diversion Project 
report 

KPI051 

Community 

Services 

KPA 04. Physical 
Infrastructure and 
Services> KFA 29. 
Municipal and 

Public Facilities 

Annual Assessment of 
Community 
Facility/Building 
maintenance needs 

Output 

Number of 

Municipal halls 
and Thusong 
Centres 

maintenance 
plans submitted to 
MayCo by 28 
February 

New KPI 

1 Facilities 

Maintenance 
Plan per 

annum 

1 Facilities 

Maintenance 

Plan developed 
and submitted to 
MayCo by end 
February 

o 

N/A 

N/A 

1 

N/A 

Proof of 

submission of 

Facilities 

Maintenance 

Plan to MayCo 
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KPA4: Physical Infrastructure and Services 

IDP/ 

Ref 

No. 

Department 

KPA > Key Focus 
Area (KFA) 

Indicator 
(Activity/ Project/ 
Programme/ Key 
Initiative) 

Indicator type 

Unit of 

Measurement 

Baseline 

Actual 

2015/2016 

5 Year Target 

2017/2018 

Funding Source 

TOP LAYER: Service Delivery 
and Budget Implementation Plan 
(SDBIP 2017/2018) 

Evidence to be 
produced 
(POE) 

Q1 

Q2 

Q3 

Q4 

KPI052 

Community 

Services 

KPA 04. Physical 
Infrastructure and 

Services> KFA 30. 
Sport and 
Recreational 

Facilities 

Implement the Sport and 
Recreation capital 
projects measured 
quarterly in terms of the 
approved Capital Budget 
spent 

Output 

Percentage of 
approved Sport 
and Recreational 
Capital Budget 
spent by 30 June 

94.94% 

96% of Capital 
Budget spent 
per annum 

96% of 
approved 

Capital Budget 
spent by 30 

June 

o 

20% 

40% 

60% 

96% 

S.52 and S.71 
Reports 

Annual Financial 

Statements 

KPI100 

IDP and 

PMS 

KPA 04. Physical 
Infrastructure and 
Services> KFA 23. 
Services Charter 
and Standards 

Submit a Service 

Charter to MayCo 

Output 

Number of Service 

charters submitted 
to MayCo by 31 
October 

New KPI 

Annual 

Reviewed 

Service 

charter 

1 Service 

charter 

o 

N/A 

1 

N/A 

N/A 

Proof of 

Submission to 
MayCo 

KPI104 

Corporate 

Services 

KPA 04. Physical 
Infrastructure and 

Services> KFA 24. 
Customer Relations 
Management 

Conduct a Customer 
Survey 

Outcome 

Number of 

Customer Surveys 
conducted by 30 
June 

New KPI 

1 

1 

o 

N/A 

N/A 

N/A 

1 

Survey Report 
outcomes 
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2.5 KPA 5: Planning and Economic Development 


KPA 5: Planning and Economic Development 

IDP/ 

Ref 

No. 

Department 

KPA > Key Focus 
Area (KFA) 

Indicator 
(Activity/ Project/ 
Programme/ Key 
Initiative) 

Indicator type 

Unit of 

Measurement 

Baseline 

Actual 

2015/2016 

5 Year Target 

2017/2018 

Funding Source 

TOP LAYER: Service Delivery 
and Budget Implementation Plan 
(SDBIP 2017/2018) 

Evidence to be 
produced 
(POE) 

Q1 

Q2 

Q3 

Q4 

KPI036 

Corporate 

Services 

KPA 05. Planning 
and Economic 
Development 

KFA 40. Land, 
valuation and 
Property 
Management 

Land applications 
attended to within 3 

months from date of 
application 

Output 

Percentage of 
applications for 
Municipal land 
processed within 3 
months of date of 
application 

New KPI 

80% Per 

annum 

80% of land 
applications 
processed within 3 
months of date of 
application 

o 

80% 

80% 

80% 

80% 

Proof of 

submission to 
MayCo / Letter of 
application 

KPI053 

Corporate 

Services 

KPA 05. Planning 
and Economic 
Development 

KFA 31. Economic 
Development and 
Poverty Alleviation 

The number of jobs 
created through the 
municipality’s local 
economic 
development 
initiatives including 
capital projects 
(NKPI Proxy - 
MFMA, Reg. SI 0(d)) 

Outcome 

Number of job 
opportunities 
created by 30 June 

1,118 

1,000 Job 
opportunities 
created per 

annum 

1,000 of job 
opportunities 
created by 30 

June 

o 

200 

400 

600 

1,000 

Payroll 

information and 
reports by 
service 
providers 
implementing 
capital projects 

KPI058 

Planning and 
Development 

KPA 05. Planning 
and Economic 
Development 

KFA 32. Growth 

and Investment 
Promotion 
(includes 
incentives) 

Submit a Draft 
Integrated Economic 
Growth Strategy to 
MayCo 

Output 

Number of draft 
Integrated Economic 
Growth Strategies 
submitted to MayCo 
by 30 June 

New KPI 

1 Strategy 
developed per 
annum 

1 Draft Integrated 
Economic Growth 
Strategy submitted 
to MayCo by 30 
June 

o 

N/A 

N/A 

N/A 

1 

Proof of 

submission of 

Draft Integrated 
Economic 

Growth Strategy 
to MayCo 

KPI063 

Planning and 
Development 

KPA 05. Planning 
and Economic 
Development 

KFA 34. Built 

environment 
Management 
(includes Fleritage 

Submit to MayCo a 
report on the 

Building Plan 

Application 

Improvement 

Process 

Output 

Number of Building 
Plan Application 
Improvement 

Process reports 
submitted to MayCo 
by 31 December 

New KPI 

1 Report per 

annum 

1 Report on the 
Building Plan 
application 
improvement 
process submitted 
to MayCo by 31 
December 

o 

N/A 

1 

N/A 

N/A 

Proof of 

submission to 
MayCo 
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KPA5: Planning and Economic Development 

IDP/ 

Ref 

No. 

Department 

KPA > Key Focus 
Area (KFA) 

Indicator 
(Activity/ Project/ 
Programme/ Key 
Initiative) 

Indicator type 

Unit of 

Measurement 

Baseline 

Actual 

2015/2016 

5 Year Target 

2017/2018 

Funding Source 

TOP LAYER: Service Delivery 
and Budget Implementation Plan 
(SDBIP 2017/2018) 

Evidence to be 
produced 
(POE) 

Q1 

Q2 

Q3 

Q4 



Resource 

Management) 













KPI064 

Planning and 
Development 

KPA 05. Planning 
and Economic 
Development 

KFA 35. Urban 

Renewal 

Develop a Local 
Spatial Development 
Framework (LSDF) 
for the Klein 

Drakenstein Road 
and Lady Grey 

Street 

Output 

Number of Progress 
Reports for the 

Local Spatial 
Development 
Framework for the 

Klein Drakenstein 
Road and Lady Grey 
Street submitted to 
MayCo by 31 March 

New KPI 

1 LSDF 

1 Progress Report 
submitted to 

MayCo by 31 

March 

o 

N/A 

N/A 

1 

N/A 

Proof of 

submission to 
MayCo 

KPI067 

Planning and 
Development 

KPA 05. Planning 
and Economic 
Development 

KFA 36. Skills 
Development and 
Education 

Develop a Small 
Business 
Entrepreneurs 
Capacity Building 
Programme 

Output 

Number of Small 

Business 
Entrepreneurs 
Capacity Building 
Programmes 
developed by 31 

March 

New KPI 

1 Programme 
per annum 

1 Small Business 
Entrepreneurs 
Capacity Building 
Programme 
developed by 31 
March 

o 

N/A 

N/A 

1 

N/A 

Small Business 
Entrepreneurs 
Capacity Building 
Programme 

KPI070 

Planning and 
Development 

KPA 05. Planning 
and Economic 
Development 

KFA 37. Rural 
Development 

Submit Final Zoning 
Scheme (Land Use 
Management 

System) to MayCo 

Output 

Number of Final 
Zoning Schemes 
submitted to MayCo 
by 30 June 

New KPI 

1 Zoning 
Scheme per 
annum 

1 Zoning Scheme 
submitted to 

MayCo by 30 June 

o 

N/A 

N/A 

N/A 

1 

Proof of 

submission to 
MayCo 

KPI072 

Planning and 
Development 

KPA 05. Planning 
and Economic 
Development 

KFA 38. Spatial 
and Urban 

Planning 

Annual Review of 

the Drakenstein 

Spatial Development 
Framework (SDF) 

Output 

Number of 

Reviewed SDFs 
submitted to MayCo 

31 May 

New KPI 

1 SDF per 

annum 

1 Reviewed SDF 

submitted to 

MayCo 31 May 

o 

N/A 

N/A 

N/A 

1 

Proof of 

submission to 
MayCo 

KPI074 

Planning and 
Development 

KPA 05. Planning 
and Economic 
Development 

KFA 39. Tourism 

Submit to MayCo a 
progress report on 
the implementation 
of the Integrated 

Output 

Number of progress 
reports submitted to 
MayCo by 31 March 

New KPI 

1 Progress 
report per 

annum 

1 Progress report 
submitted to 

MayCo by 31 

March 

Q 

N/A 

N/A 

1 

N/A 

Proof of 

submission to 
MayCo 
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KPA5: Planning and Economic Development 


IDP/ 

Ref 

No. 

Department 

KPA > Key Focus 
Area (KFA) 

Indicator 
(Activity/ Project/ 
Programme/ Key 
Initiative) 

Indicator type 

Unit of 

Measurement 

Baseline 

Actual 

2015/2016 

5 Year Target 

2017/2018 

Funding Source 

TOP LAYER: Service Delivery 
and Budget Implementation Plan 
(SDBIP 2017/2018) 

Evidence to be 
produced 
(POE) 

Q1 

Q2 

Q3 

Q4 




Arts and Crafts 

Route 












KPI103 

Planning and 
Development 

KPA 05. Planning 
and Economic 
Development 

KFA 33. Municipal 
Planning 

Drafting of a Local 
SDF for Klapmuts 

Output 

Number of progress 
Reports for 

Klapmuts Local SDF 
submitted to MayCo 

New KPI 

Final Local 

SDF 

Progress Report 
on Local SDF 

o 

N/A 

N/A 

N/A 

1 

Proof of 

submission to 
MayCo 

KPI107 

Engineering 

Services 

KPA 05. Planning 
and Economic 
Development 

KFA 31. Economic 
Development and 
Poverty Alleviation 

Report on the 
provision of basic 
service delivery to 
Drakenstein 

Residents (NKPI 

Proxy - MFMA, Reg. 

SI 0(a)) 

Outcome Outcome Outcome Outcome 

Percentage of 
formal households 

with access to basic 
level of electricity 

New KPI 

85% Per 

annum 

81% 

o 

N/A 

N/A 

N/A 

81% 

Services Report 
and Database 

KPI108 

Engineering 

Services 

KPA 05. Planning 
and Economic 
Development 

KFA 31. Economic 
Development and 
Poverty Alleviation 

Report on the 
provision of basic 
service delivery to 
Drakenstein 

Residents (NKPI 

Proxy - MFMA, Reg. 

SI 0(a)) 

Percentage of 
formal households 

with access to basic 

level of sanitation 

New KPI 

100% Per 

annum 

100% 

o 

100% 

100% 

100% 

100% 

Services Report 
and Database 

KPI109 

Engineering 

Services 

KPA 05. Planning 
and Economic 
Development 

KFA 31. Economic 
Development and 
Poverty Alleviation 

Report on the 
provision of basic 
service delivery to 
Drakenstein 

Residents (NKPI 

Proxy indicator - 
SI 0(a)) 

Percentage of 
formal households 

with access to basic 

level of water 

New KPI 

100% Per 

annum 

100% 

o 

100% 

100% 

100% 

100% 

Services Report 
and Database 

KPI110 

Engineering 

Services 

KPA 05. Planning 
and Economic 
Development 

KFA 31. Economic 
Development and 
Poverty Alleviation 

Report on the 
provision of basic 
service delivery to 
Drakenstein 

Residents (NKPI 

Percentage of 
formal households 

with access to basic 

level solid waste 
removal. 

New KPI 

100% Per 

annum 

100% 

o 

100% 

100% 

100% 

100% 

Billing Report on 
SOLAR 
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KPA5: Planning and Economic Development 


IDP/ 

Ref 

No. 

Department 

KPA > Key Focus 
Area (KFA) 

Indicator 
(Activity/ Project/ 
Programme/ Key 
Initiative) 

Indicator type 

Unit of 

Measurement 

Baseline 

Actual 

2015/2016 

5 Year Target 

2017/2018 

Funding Source 

TOP LAYER: Service Delivery 
and Budget Implementation Plan 
(SDBIP 2017/2018) 

Evidence to be 
produced 
(POE) 

Q1 

Q2 

Q3 

Q4 




Proxy indicator - 
SI 0(a)) 












KPI111 

Engineering 

Services 

KPA 05. Planning 
and Economic 
Development 

KFA 31. Economic 
Development and 
Poverty Alleviation 

Report on the 
provision of basic 
service delivery to 
Drakenstein 

Residents (NKPI 

Proxy - MFMA, Reg. 

SI 0(a)) 

Outcome 

Percentage of 
registered informal 
settlements with 

access to basic level 
of electricity 

New KPI 

1 

100% 

o 

100% 

100% 

100% 

100% 

Services Report 
and Database 

KPI112 

Engineering 

Services 

KPA 05. Planning 
and Economic 
Development 

KFA 31. Economic 
Development and 
Poverty Alleviation 

Report on the 
provision of basic 
service delivery to 
Drakenstein 

Residents (NKPI 

Proxy - MFMA, Reg. 

SI 0(a)) 

Outcome 

Percentage of 
registered informal 
settlements with 

access to basic level 

of sanitation 

New KPI 

100% Per 

annum 

100% 

o 

100% 

100% 

100% 

100% 

Services Report 
and Database 

KPI113 

Engineering 

Services 

KPA 05. Planning 
and Economic 
Development 

KFA 31. Economic 
Development and 
Poverty Alleviation 

Report on the 
provision of basic 
service delivery to 
Drakenstein 

Residents (NKPI 

Proxy - MFMA, Reg. 

SI 0(a)) 

Outcome Outcome 

Percentage of 
registered informal 
settlements with 

access to basic level 

of water 

New KPI 

100% Per 

annum 

100% 

o 

100% 

100% 

100% 

100% 

Services Report 
and Database 

KPI114 

Engineering 

Services 

KPA 05. Planning 
and Economic 
Development 

KFA 31. Economic 
Development and 
Poverty Alleviation 

Report on the 
provision of basic 
service delivery to 
Drakenstein 

Residents (NKPI 

Proxy - MFMA, Reg. 

SI 0(a)) 

Percentage of 
registered informal 
settlements with 

access to basic level 

solid waste removal 

New KPI 

100% Per 

annum 

100% 

o 

100% 

100% 

100% 

100% 

Services Report 
and Database 
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KPA5: Planning and Economic Development 

IDP/ 

Ref 

No. 

Department 

KPA > Key Focus 
Area (KFA) 

Indicator 
(Activity/ Project/ 
Programme/ Key 
Initiative) 

Indicator type 

Unit of 

Measurement 

Baseline 

Actual 

2015/2016 

5 Year Target 

2017/2018 

Funding Source 

TOP LAYER: Service Delivery 
and Budget Implementation Plan 
(SDBIP 2017/2018) 

Evidence to be 
produced 
(POE) 

Q1 

Q2 

Q3 

Q4 

KPI115 

Financial 

Services 

KPA 05. Planning 
and Economic 
Development 

KFA 31. Economic 
Development and 
Poverty Alleviation 

Update Indigent 
Register (NKPI 

Proxy - MFMA, Reg. 

SI 0(a)) 

Output 

Percentage of all 
qualifying indigent 
applications 
processed by 30 

June 

100% 

100% 

100% 

o 

100% 

100% 

100% 

100% 

Reconciliation of 
requests and 
Indigent Register 
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2.6 KPA 6: Safety and Environmental Management 


KPA 6: Safety and Environmental Management 

IDP/ 

Ref 

No. 

Department 

KPA > Key Focus 
Area (KFA) 

Indicator 
(Activity/ Project/ 
Programme/ Key 
Initiative) 

Indicator type 

Unit of 

Measurement 

Baseline 

Actual 

2015/2016 

5 Year Target 

2017/2018 

Funding Source 

TOP LAYER: Service Delivery 
and Budget Implementation Plan 
(SDBIP 2017/2018) 

Evidence to be 
produced 
(POE) 

Q1 

Q2 

Q3 

Q4 

KPI078 

Community 

Services 

KPA 06. Safety and 
Environmental 
Management KFA 

41. Safety and 

Security 

Establishment of a 
Land Invasion 
Response Unit 

Outcome 

Number of Land 
Invasion Response 
Units established by 

30 June 

New KPI 

1 Land 

Invasion 
Response Unit 
established 
per annum 

1 Land Invasion 
Response Unit 
established by 30 
June 

o 

N/A 

N/A 

N/A 

1 

Report submitted 
to MayCo 

KPI080 

Community 

Services 

KPA 06. Safety and 
Environmental 
Management KFA 

43. Emergency 
Management 

Implement a smoke 
alarm pilot project in 
informal settlements 

Output 

Number of smoke 

alarm units installed 
by 30 June 

New KPI 

50 Smoke 

alarms 
installed by 

Year 1 

50 Smoke alarms 
installed by 30 

June 

o 

10 

10 

15 

15 

Installation 
certificates of 

smoke alarms 

installed 

KPI081 

Community 

Services 

KPA 06. Safety and 
Environmental 
Management KFA 

44. Traffic, Vehicle 
Licencing and 

Parking Control 

Implement the 

Traffic Centre 

Capital Project 
measured quarterly 
in terms of the 
approved Capital 
Budget spent 

Output 

Percentage of 
approved Traffic 
Capital Budget 
spent by 30 June 

New KPI 

96% of Capital 
Budget spent 
per annum 

96% of approved 
Capital Budget 
spent by 30 June 

o 

20% 

40% 

60% 

96% 

S.52 and S.71 
Reports 

Annual Financial 
Statements 

KPI083 

Planning and 
Development 

KPA 06. Safety and 
Environmental 
Management KFA 

46. Environmental 
Management and 
Climate Change 

Submit to MayCo 
the final Climate 
Change Adaptation 
Plan 

Output 

Number of Final 
Climate Change 
Adaptation Plan 
submitted to MayCo 
by 30 June 

New KPI 

Annual 

Reviewed 

Climate 
change 
adaption Plan 

1 Climate Change 
Adaptation Plan 
submitted to 

MayCo by 30 June 

o 

N/A 

N/A 

N/A 

1 

Proof of 

submission to 
MayCo 

KPI086 

Planning and 
Development 

KPA 06. Safety and 
Environmental 
Management KFA 

47. Natural 

Resources 

Develop a draft 
Implementation 
Strategy for the 
management of 
alien vegetation on 
Municipal land 

Output 

Number of draft 
Implementation 
Strategies for the 
Management of 

Alien Vegetation on 
Municipal land 
submitted to 

New KPI 

1 Reviewed 
strategy per 

annum 

1 Draft 

Implementation 
Strategy for the 
Management of 

Alien Vegetation 
on Municipal land 

o 

N/A 

N/A 

N/A 

1 

Proof of 

submission of 

draft 

Implementation 
Strategy for the 
Management of 
Alien Vegetation 
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KPA 6: Safety and Environmental Management 

IDP/ 

Ref 

No. 

Department 

KPA > Key Focus 
Area (KFA) 

Indicator 
(Activity/ Project/ 
Programme/ Key 
Initiative) 

Indicator type 

Unit of 

Measurement 

Baseline 

Actual 

2015/2016 

5 Year Target 

2017/2018 

Funding Source 

TOP LAYER: Service Delivery 
and Budget Implementation Plan 
(SDBIP 2017/2018) 

Evidence to be 
produced 
(POE) 

Q1 

Q2 

Q3 

Q4 






Executive Director 
Planning & 
Development by 30 
June 



developed by 30 
June 






on Municipal land 
to Executive 

Director 

KPI088 

Community 

Services 

KPA 06. Safety and 
Environmental 
Management KFA 

48. Parks and Open 
Spaces 

Upgrade play parks 
in the Municipal 

Area 

Output 

Number of play 
parks upgraded by 

30 June 

New KPI 

50 Play parks 
upgraded per 
annum 

50 Play parks 
upgraded by 30 

June 

o 

10 

10 

15 

15 

Report submitted 
to Executive 

Director 

KPI105 

Community 

Services 

KPA 06. Safety and 
Environmental 
Management KFA 

42. Disaster 
Management 

Submit Disaster 
Management Plan to 
MayCo 

Output 

Number of Disaster 
Management plans 
submitted to MayCo 
by 31 December 

New KPI 

Annual 

Reviewed 

Disaster 

Management 

Plan 

1 Disaster 
Management Plan 
by 31 December 

o 

N/A 

1 

N/A 

N/A 

Report submitted 
to MayCo 

KPI106 

Corporate 

Services 

KPA 06. Safety and 
Environmental 
Management KFA 

45. Municipal Court 

Submit a 

Implementation Plan 
on the Municipal 

Court 

Output 

Number of 
implementation 
plans on the 

Municipal Court 
submitted to MayCo 
by 30 September 

New KPI 

Operational 

Municipal 

Court 

1 Implementation 
Plan on the 
Municipal Court 
submitted to 

MayCo by 30 
September 

o 

1 

N/A 

N/A 

N/A 

Proof of 

submission to 
MayCo 
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2.7 KPA 7: Social and Community Development 


KPA 7: Social and Community Development 

IDP/ 

Ref 

No. 

Department 

KPA > Key Focus 
Area (KFA) 

Indicator 
(Activity/ Project/ 
Programme/ Key 
Initiative) 

Indicator type 

Unit of 

Measurement 

Baseline 

Actual 

2015/2016 

5 Year Target 

2017/2018 

Funding Source 

TOP LAYER: Service Delivery 
and Budget Implementation Plan 
(SDBIP 2017/2018) 

Evidence to be 
produced 
(POE) 

Q1 

Q2 

Q3 

Q4 

KPI061 

Planning and 
Development 

KPA 07. Social 
and Community 
Development 

KFA 57. 

Cemeteries and 
Crematoria 

Submit Final Master 
Development 

Potential 

Plan for Farm 1341, 
Paarl to MayCo by 

31 March 

Output 

Number of Final 
Master Development 
Potential Plans for 

Farm 1341 
submitted to MayCo 
by 31 March 

New KPI 

1 Plan submitted 
to MayCo per 
annum 

1 Master 

Development 

Potential 

Plan submitted to 
MayCo by 31 

March 

o 

N/A 

N/A 

1 

N/A 

Proof of 

submission of 

Master 

Development 

Potential 

Plan to MayCo 

KPI089 

Community 

Services 

KPA 07. Social 
and Community 
Development 

KFA 49. Health 

Reporting on the 
Integrated 

Drakenstein Health 
Forum to MayCo 

Output 

Number of quarterly 
reports on 

Integrated 

Drakenstein Health 
Forum submitted to 
MayCo 

New KPI 

4 Reports per 

annum 

4 Reports 
(quarterly) 
submitted to 

MayCo 

o 

1 

1 

1 

1 

Proof of 

submission to 
MayCo 

KPI090 

Community 

Services 

KPA 07. Social 
and Community 
Development 

KFA 50. Early and 

Childhood 

Development 

Information sessions 
held with Early 
Childhood 
Development 

Centres (ECDs) 

Output 

Number of 

information sessions 
held with ECDs by 

30 June 

New KPI 

8 Information 
sessions per 

annum 

8 Information 

sessions held with 
ECDs by 30 June 

o 

2 

2 

2 

2 

Agenda/ 

attendance 

registers 

KPI091 

Community 

Services 

KPA 07. Social 
and Community 
Development 

KFA 51. Gender, 
Elderly, youth and 
Disabled 

Establishment of a 

Drakenstein Youth 
Forum 

Output 

Number of 

Drakenstein Youth 

Forums established 
by 30 June 

New KPI 

1 Forum 

established 

1 Forum 

established by 30 
June 

o 

N/A 

N/A 

N/A 

1 

Terms of 

reference of the 
youth forum 

KPI092 

Planning and 
Development 

KPA 07. Social 
and Community 
Development 

KFA 52. 

Sustainable 

Human 

Provide low cost 

houses in terms of 
the Integrated 

Human Settlement 

Plan and in 

accordance with the 

Output 

Number of houses 
provided by 30 June 

338 

Houses 

provided 

400 Houses 
provided per 

annum 

400 Houses 
provided by 30 

June 

o 

N/A 

150 

250 

400 

Happy letters 
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KPA 7: Social and Community Development 

IDP/ 

Ref 

No. 

Department 

KPA > Key Focus 
Area (KFA) 

Indicator 
(Activity/ Project/ 
Programme/ Key 
Initiative) 

Indicator type 

Unit of 

Measurement 

Baseline 

Actual 

2015/2016 

5 Year Target 

2017/2018 

Funding Source 

TOP LAYER: Service Delivery 
and Budget Implementation Plan 
(SDBIP 2017/2018) 

Evidence to be 
produced 
(POE) 

Q1 

Q2 

Q3 

Q4 



Settlements 

(housing) 

Fluman Settlements 
grant 












KPI093 

Community 

Services 

KPA 07. Social 
and Community 
Development 

KFA 53. Sport and 
Recreation 

Implement the De 
Kraal Sport Capital 
Project measured 
quarterly in terms of 
the approved Capital 
Budget spent 

Output 

Percentage of 
approved Capital 
Budget spent by 30 
June 

New KPI 

96% of Capital 
Budget spent 
per annum 

96% of approved 
Capital Budget 
spent by 30 June 

o 

20% 

40% 

60% 

96% 

S.52 and S.71 
Reports 

Annual Financial 
Statements 

KPI095 

Community 

Services 

KPA 07. Social 
and Community 
Development 

KFA 54. Arts and 
Culture 

Establishment of a 
Drakenstein Arts 

and Culture Forum 

Output 

Number of Arts and 

Culture Forums 
established by 30 

June 

New KPI 

1 Forum 
established per 
annum 

1 Arts and Culture 

Forum established 
by 30 June 

o 

N/A 

N/A 

N/A 

1 

Terms of 

reference 

KPI096 

Community 

Services 

KPA 07. Social 
and Community 
Development 

KFA 55. Animal 
Control 

Respond to livestock 
complaints 

Outcome 

Percentage 
response rate to all 
errant livestock 
complaints within 24 
hours 

New KPI 

90% Response 
within 24 hours 

90% Response to 
all livestock 
complaints within 

24 hours 

o 

90% 

90% 

90% 

90% 

Maximo report 

KPI097 

Community 

Services 

KPA 07. Social 
and Community 
Development 

KFA 56. Libraries 

Implement the 

Fiouse of Learning 
(VPUU, 

Groenheuwel 

Library) Capital 

Project measured 
quarterly in terms of 
the approved Capital 
Budget spent 

Output 

Percentage of 
approved VPUU 
Groenheuwel 

Library Capital 

Budget spent by 30 
June 

New KPI 

96% of Capital 
Budget spent 
per annum 

96% of approved 
Capital Budget 
spent by 30 June 

o 

5% 

40% 

60% 

96% 

S.52 and S.71 
Reports 

Annual Financial 
Statements 
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1 2017/18 - CAPITAL PROJECTS 



DRAKENSTEIN MUNICIPALITY 
















































































1 2017/18 - CAPITAL PROJECTS 



DRAKENSTEIN MUNICIPALITY 






























































































1 2017/18 - CAPITAL PROJECTS 



DRAKENSTEIN MUNICIPALITY 




























































































1 2017/18 - CAPITAL PROJECTS 


Directorate 

Description 




Funding 

Planned Start 

Planned 

Ward 





Nov-17 

Dec-17 

Jan-18 




Mav-18 


TOTAL 







CRR 

Other 

CRR 

Other 

CRR 

Other 

06: Infrastructure 

Finance and Administration: Core 

7634 

VEHICLES & EQUIPMENT: ADDITIONAL 

CRR 

2017-07-01 





178.377 


249.727 



178.377 


428.104 










06: Infrastructure 

Finance and Administration: Core 
Function - Fleet Management 

7634647002761194ZZ11 

ICT EQUIPMENT: FUEL MANAGEMENT (AFS) 

External Loan 

2017-07-01 

2018-06-30 

All Wards 

1,500 

4,500 

7,500 

7,500 

10,500 

12,000 

3,000 

7,500 

16,500 

18,000 

22,500 

39,000 

150,000 


150,000 


175,000 


190,000 


Finance and Administration: Core 

76346470028611A3ZZ11 

ICT EQUIPMENT: FLEET MANAGEMENT 
(TRACKING) 



2018-06-30 





















06: Infrastructure 

Finance and Administration: Core 

7650 

INSTALLATION OF AIRCONDITIONING 

CRR 

2017-07-01 























Finance and Administration: Core 

7650 

INSTALLATION OF SECURITY SYSTEM/ 
CAMERAS AT DEPOT 

CRR 

2017-07-01 

2018-06-30 





















03: Corporate 

Finance and Administration: Core 

0 

BUILDINGS: UPGRADING OF CIVIC CENTRE 
(ELECTRICITY) 

CRR 























03: Corporate 
Services 

Finance and Administration: Core 
Function - Human Resources 

3210641002311IA2ZZ11 

BUILDINGS: REFURBISHING TRAINING CENTRE: 
DROMMEDARIS STREET 

CRR 



















40.000 


45.000 


03: Corporate 

Finance and Administration: Core 

321064700206119FZZ11 

ICT EQUIPMENT: TIME 8 ATTENDENCE 

SYSTEM: OFFICE BUILDINGS 
























05: Community 

Sport and Recreation: Core 

0 

SWIMMINGPOOL FLOOR 8 WALL COVER 
(FIBRE GLASS) 

CRR 



















1.000.000 




05: Community 

Sport and Recreation: Core 

414364560296119MZZ11 

EQUIPMENT: PLAYGROUNDS AND PARKS 
























05: Community 

Sport and Recreation: Core 
Function - Community Parks 

414364100296119EZZ11 

PLAYGROUNDS: DEVELOPMENT 





















300.000 


300.000 

05: Community 

Sport and Recreation: Core 
Function - Community Parks 

0 

UPGRADING OF ARBORETUM 

CRR 























05: Community 

Environmental Protection: Non¬ 
core Function - Indigenous 

414964520216114HZZ11 

UPGRADING OF JAN PHILIPS ROAD 





















250.000 



05: Community 

Environmental Protection: Non¬ 
core Function - Indigenous 

414965000216119EZZ11 

UPGRADING OF PAARL MOUNTAIN RESERVE 
























05: Community 
Services 

Sport and Recreation: Core 
Function - Recreational Facilities 

° 

UPGRADING BUILDINGS (FAURE) 

CRR 



















200.000 




05: Community 

Sport and Recreation: Core 

4160641002011IA2ZZ11 

UPGRADE SWIMMING POOL 8 EQUIPMENT 

CRR 























05: Community 

Sport and Recreation: Core 

0 

REPLACE FILTERS : DRAKENSTEIN 

CRR 



















100.000 




05: Community 

Sport and Recreation: Core 

4160 

UPGRADING BUILDINGS (DRAKENSTEIN) 
























05: Community 
Services 

Sport and Recreation: Core 
Function - Recreational Facilities 

0 

UPGRADE FACILITY 

CRR 



















80.000 




05: Community 

Sport and Recreation: Core 

0 

UPGRADE OF BUILDINGS 

CRR 























05: Community 

Sport and Recreation: Core 
Function - Sports Grounds and 

0 

SIGHT SCREENS 

CRR 



















200.000 




05: Community 

Sport and Recreation: Core 
Function - Sports Grounds and 

0 

UPGRADING OF TENNIS COURTS PAARL EAST 
























05: Community 
Services 

Sport and Recreation: Core 
Function - Sports Grounds and 
Stadiums 

0 

DAL SPORTS STADIUM: UPGRADING FACILITY 

Ertemal Loan 




















8.500.000 



05: Community 

Sport and Recreation: Core 
Function - Sports Grounds and 

0 

NEW AND UPGRADE OF EXISTING SPORT 
FACILITIES 
























05: Community 

Sport and Recreation: Core 
Function - Community Parks 

4170645602E6119MZZ11 

EQUIPMENT: PLAYGROUNDS AND PARKS 
























05: Community 

Sport and Recreation: Core 

417064100216119EZZ11 

PLAYGROUNDS: DEVELOPMENT 
























05: Community 

Sport and Recreation: Core 
Function - Community Parks 

4182650002A111A2ZZ11 

UPGRADING OF HOUSES 8 WORKER 

FACILITIES 

CRR 



















50.000 




05: Community 
Services 

Function - Solid Waste Removal 

4221645602111E9YZZ11 

EQUIPMENT GENERAL: SKIPS 

CRR 



















200.000 


350.000 


05: Community 


4221645002011E95ZZ11 

REFUSE CONTAINERS (WHEELY 8 POLE BINS) 

CRR 























05: Community 

Waste Management: Core 

4221645002111E4IZZ11 

IMPLEMENTATION OF IWMP PROJECTS 

CRR 























05: Community 


4221645002211E4IZZ11 

REFUSE STORAGE FACILITIES (DRAKENSTEIN) 

CRR 



















150.000 


200.000 


05: Community 

Waste Management: Core 

0 

REHABILITATION OF THE WELLINGTON 





















4.007.106 


6,295,866 

05: Community 

Road Transport: Core Function - 
Police Forces, Traffic and Street 

4322641002M611A2ZZ11 

TRAFFIC HO 
























05: Community 
Services 

Public Safety: Core Function - 
Fire Fiahtino and Protection 

4360645602211I9YZZ11 

MEDICAL EQUIPMENT 

CRR 



















45.000 





Water Management: Core 

7154644902L6114WZZ1 

INDUSTRIAL WATER CONNECTIONS 























1.500.000 

06: Infrastructure 

Water Management: Core 

0 

REPLACEMENT OF BOOSTER PIPE LINE FROM 
YSTERBRUG TO VICTORIA 

























Water Management: Core 

7156644902F6114WZZ1 

INDUSTRIAL WATER CONNECTIONS PAARL 
























06: Infrastructure 

Water Management: Core 

0 

SIMONDIUM: UPGRADE OF BULK WATER 
SUPPLY (3ML RESERVOIR 8 BOOSTER PUMPS) 























4.500.000 

06: Infrastructure 

Water Management: Core 

7158644902P6114PZZ11 

SARON: BULK STORAGE 8 WATER TREATMENT 
























06: Infrastructure 

Waste Water Management: Core 
Function - Waste Water 

722064494216113CZZ11 

UPGRADE WWTW GOUDA 





















200.000 



06: Infrastructure 

Waste Water Management: Core 

7220644942261154ZZ11 

PUMP STATION 8 NEW RISING MAIN (PENTZ 
STREET) 

























Waste Water Management: Core 
Function - Waste Water 

0 

WINDROWS FOR SLUDGE MANAGEMENT 





















1.500.000 



06: Infrastructure 

Waste Water Management: Core 
Function - Waste Water 

0 

SOUTHERN PAARL WWTW (PEARL VALLEY) 
























06: Infrastructure 

Waste Water Management: Core 
Function - Waste Water 

Treatment 

7228644942B6119MZZ11 

WRAP IMPLEMENTATION: RISK MANAGEMENT 
PROJECTS 

EafPmal Loan 




















1.000.000 


3.000.000 


DRAKENSTEIN MUNICIPALITY 
































































































1 2017/18 - CAPITAL PROJECTS 


Directorate 

Gps Cass,fie 



Funding 

Planned Start 

Planned 

Ward 

July-17 




Nov-17 

Dec-17 



Mar-18 




TOTAL 







CRR 

Other 

CRR 

Other 

CRR 

Other 

06: Infrastructure 
Services 

Waste Water Management: Core 
Function - Waste Water 

Treatment 


NEW BULK SEWER SIMONDIUM (Peari Valley 
Pump Station lncluded)MIG 

Grants 




















2.885.965 


4.500.000 

06: Infrastructure 

Road Transport 

Core Fund 

on- 

7324645202211I2TZZ11 

TOURISM SIGNS 

CRR 





















50.000 


06: Infrastructure 

Road Transport 

Core Fund 

on- 

734064520266112TZZ11 

UPGRADING OF GRAVEL TO PAVED ROADS 

























Road Transport 

Core Fund 


7340645202A61111ZZ11 

RECONSTRUCTION OF STREETS 

External Loan 
























Road Transport 

Core Fund 


0 

UPGRADING OF OOSBOSCH STREET 

External Loan 




















1.579.119 



06: Infrastructure 

Road Transport 

Core Fund 

on- 

0 

RECONSTRUCTION OF CECILIA STREET 

External Loan 
























Road Transport 

Core Fund 


7340641002U6119EZZ11 

UPGRADE SIDE WALKS (WARD PROJECT) 

























Energy Sources 

Core Func 

°n- 

7520643002A11C4BZZ11 

SPORTGRONDE BELIGTING 

CRR 



















500.000 




06: Infrastructure 

Energy Sources 

Core Func 

on- 

7520643002B11C4BZZ11 

STREET LIGHTING: DRAKENSTEIN 

CRR 





















400.000 


06: Infrastructure 

Energy Sources 

Core Func 

on- 

752064348216111HZZ11 

NETWORK UPGRADING: LV 

























Energy Sources 

Core Func 

on- 

752064474206111FZZ11 

Medium Voltage - REPLACE 53 Ground Mounted 























3.716.474 


Energy Sources 

Core Func 

on- 

0 

STREET LIGHTING: DRAKENSTEIN (MIG) 

Grants 























06: Infrastructure 

Energy Sources 

Core Fund 

on- 

752064474216111FZZ11 

Medium Voltage - REPLACE 25 Ring Main Units 

External Loan 




















1.174.241 



06: Infrastructure 

Energy Sources 

Core Func 

on- 

0 

PAARL MALL 66/11 HV SUB 

External Loan 
























Energy Sources 

Core Func 

on- 

0 

PAARL MALL 66/11 HV SUB 

























Energy Sources 

Core Func 

on- 

0 

REPLACING NOORDER PAARL 11KV NETWORK 
























06: Infrastructure 

Energy Sources 

Core Fund 

on- 

7520643002E11C2MZZ1 

PUBLIC LIGHTING EXTENSIONS 

CRR 





















800.000 


06: Infrastructure 

Energy Sources 

Core Fund 

on- 

7520643202011C13ZZ11 

REGULATORY COMPLIANCE (SMART 

METERING) 

CRR 
























Energy Sources 

Core Func 

on- 

0 

TENNIS COURTS AMBAGSVALLEI ST 

CRR 
























Energy Sources 

Core Func 

on- 

752064380226114GZZ11 

NETWORK EXTENTIONS: LV 
























06: Infrastructure 

Energy Sources 

Core Func 

on- 

752064474266114EZZ11 

N1 SUBSTATION 132/66/1 IkV (MASTERPLAN) 

External Loan 























06: Infrastructure 

Energy Sources 

Core Func 

on- 

752064474266111FZZ11 

N1 SUBSTATION 132/66/1 IkV (MASTERPLAN) 

External Loan 

























Core Func 

on- 

° 

STREET LIGHTING: KEERWEEDER PAD PAARL 
























03: Corporate 

Finance and Administration: Core 

0 

BUILDINGS: UPGRADING OF CIVIC CENTRE 
(AIRCONDITIONERS) 

CRR 























03: Corporate 

Finance and Administration: Core 

3310647002511I9FZZ11 

ICT EQUIPMENT: COMPUTER RELATED (NEW) 

CRR 























03: Corporate 

Finance and Administration: Core 

0 

ICT EQUIPMENT: COMPUTER RELATED 
(REPLACEMENTS) 

CRR 





















900.000 


05: Community 

Sport and Recreation: Core 
Function - Sports Grounds and 

0 

UPGRADE NEWTON SPORT FACILITY 
























05: Community 

Sport and Recreation: Core 
Function - Sports Grounds and 

0 

PELIKAAN PARK: UPGRADE FACILITY 























1.750.000 

05: Community 

Community and Social Services: 
Core Function - Libraries and 

° 

UPGRADING OF LIBRARY 

CRR 
























Water Management: Core 

7154644902K6114WZZ1 

NEW PERDESKOEN WATER SCHEME, 
WELLINGTON 























2.000.000 

06: Infrastructure 

Water Management: Core 

0 

WELLINGTON WDM PROJECTS 























700.000 

06: Infrastructure 

Water Management: Core 

0 

BUILDINGS: MUNICIPAL: WATER SAVING 
DEVICES 

CRR 
























Water Management: Core 

0 

REPLACE PIPELINE FROM BUITEKANT TO 

























Water Management: Core 

0 

REMOVAL OF LINKS BETWEEN PRESSURE 
























06: Infrastructure 

Water Management: Core 

0 

BAINSKLOOF FILTERS 8 PUMP LINE 

CRR 





















203.500 



Waste Water Management: Core 
Function - Waste Water 

0 

SOUTHERN PAARL WWTW SLUDGE 

TREATMENT (PEARL VALLEY) 

























Road Transport 

Core Function - 

0 

UPGRADING HUGUENOT BYPASS 
























06: Infrastructure 


Core Function - 

7520646002B11C9GZZ1 

BUILDINGS: AIRCONDITIONERS 

CRR 





















500.000 


06: Infrastructure 

Energy Sources 

Core Function - 

7520645002F11C9MZZ1 

COMMUNICATION SYSTEMS 

CRR 























06: Infrastructure 

Energy Sources 

Core Function - 

° 

COMMUNICATION CABLE (WELLINGTON TO 
























06: Infrastructure 

Energy Sources 

Core Func 

- 

752064364206114DZZ11 

ELECTRIFICATION INFRASTRUCTURE: 

HOUSING PROJECTS - Bulk Infrastrudure: 
Dalwelding 20MVA TRF. plus switchgear (Phase 1) 
























06: Infrastructure 

Energy Sources 

Core Func 

on- 

752064364216114EZZ11 

SUPPLY AND INSTALL 11KV S/GEAR AT 

External Loan 
























Energy Sources 

Core Func 

on- 

752064366206111FZZ11 

Medium Voltage - REPLACE 98 Pole Mounted 

External Loan 























06: Infrastructure 

Energy Sources 

Core Func 

on- 

0 

REPLACING BERNARDI 11KV NETWORK 

External Loan 






















5.000.000 

06: Infrastructure 

Energy Sources 

Core Fund 

on- 

0 

NEW DENNEBURG NR 2 SUBSTATION 

11KVfM/PLAN) 
























Services 

Energy Sources 

Core Func 

on- 

0 

REPLACE TRANSFORMER NO 2 WITH 

External Loan 






















7.230.000 


DRAKENSTEIN MUNICIPALITY 







































































































SDBIP 2017/18 - Monthly Cashflow 



Drakenstein Municipality 

























SDBIP 2017/18 - Monthly Cashflow 


Directorate 

November 

December 

January 


Revenue 

Operational Exp. 

Capital Exp. 

Revenue 

Operational Exp. 

Capital Exp. 

Revenue 

Operational Exp. 

Capital Exp. 

Revenue 

Operational Exp. 

Capital Exp. 

Office of the Municipal Manager 

0 

1,080,512 

365,287 

0 

597,299 

417,470 

0 

842,374 

104,368 

0 

842,374 

260,919 

Financial Services 

8,757,081 

13,224,041 

105,000 

8,757,081 

7,665,547 

120,000 

8,776,281 

5,681,893 

30,000 

8,776,281 

5,711,893 

75,000 

Corporate Services 

2,508,862 

5,993,262 

939,400 

873,862 

22,023,774 

1,073,600 

1,203,862 

7,944,291 

268,400 

1,414,360 

8,031,291 

671,000 

Planning and Economic Development 

388,299 

4,158,609 

323,947 

768,824 

3,504,040 

370,225 

898,299 

4,073,749 

92,556 

758,299 

3,583,749 

231,391 

Community Services 

25,903,068 

42,548,706 

3,956,680 

48,575,842 

73,183,144 

4,521,920 

14,763,188 

35,542,331 

1,130,480 

14,748,188 

44,472,131 

2,826,200 

Infrastructure Services 

100,417,075 

97,987,930 

38,629,594 

143,863,474 

164,944,867 

44,148,108 

124,683,801 

104,591,856 

11,037,027 

128,867,926 

118,444,611 

27,592,567 


137,974,385 

164,993,060 

44,319,908 

202,839,083 

271,918,672 

50,651,323 

150,325,430 

158,676,495 

12,662,831 

154,565,053 

181,086,050 

31,657,077 


Drakenstein Municipality 























SDBIP 2017/18 - Monthly Cashflow 



Drakenstein Municipality 






























SDBIP 2017/18 - Monthly Cashflow 


Directorate 

TOTAL 

Revenue 

Operational Exp. 

Capital Exp. 

Office of the Municipal Manager 

0 

9,814,145 

10,218,379 

Financial Services 

267,451,464 

72,759,720 

1,500,000 

Corporate Services 

26,058,157 

107,191,997 

13,420,000 

Planning and Economic Development 

8,542,468 

44,429,023 

4,627,812 

Community Services 

373,703,778 

572,357,339 

56,524,004 

Infrastructure Services 

1,526,106,980 

1,376,141,150 

546,851,348 


2,201,862,847 

2,182,693,374 

633,141,543 


Drakenstein Municipality 















SDBIP 2017/18 - Revenue by Source 


Line Item 

July 

August 

September 

October 

November 

December 

January 

February 

March 

April 

May 

June 

TOTAL 

Property rates 

149,519,672 

7,165,846 

7,165,846 

7,165,846 

7,165,846 

7,165,846 

7,165,846 

7,165,846 

7,165,846 

7,165,846 

7,165,846 

26,887,776 

248,065,913 

Service charges - electricity 
revenue 

84,341,890 

85,321,890 

89,321,890 

83,321,890 

84,321,890 

87,221,890 

84,121,890 

85,401,890 

88,321,890 

83,321,890 

79,321,890 

107,432,838 

1,041,773,629 

Service charges - water revenue 

6,370,972 

6,292,426 

6,219,208 

6,203,775 

4,494,836 

5,185,291 

26,158,042 

28,542,926 

30,549,676 

27,500,589 

24,676,301 

34,383,777 

206,577,820 

Service charges - sanitation 
revenue 

63,057,392 

3,859,392 

3,854,392 

3,825,392 

3,879,392 

3,881,392 

3,889,392 

3,900,392 

3,890,392 

3,882,392 

3,896,392 

6,249,880 

108,066,192 

Service charges - refuse revenue 

107,349,828 

1,169,828 

1,176,828 

1,149,828 

1,152,828 

1,145,828 

1,136,828 

1,129,828 

1,133,828 

1,122,828 

1,228,828 

2,043,152 

120,940,260 

Service charges - other 

3,306 

3,306 

3,306 

3,306 

3,306 

3,306 

3,306 

3,804 

3,804 

3,804 

3,804 

7,815 

46,173 

Rental of facilities and equipment 

2,005,714 

2,300,714 

2,290,714 

2,275,714 

2,292,714 

2,285,714 

2,300,714 

2,295,714 

2,250,714 

2,190,714 

2,212,714 

3,066,074 

27,767,923 

Interest earned - external 

investments 

1,600,000 

2,800,000 

2,400,000 

2,100,000 

2,200,000 

380,000 

950,000 

1,200,000 

1,250,000 

1,450,000 

1,800,000 

3,210,000 

21,340,000 

Interest earned - outstanding 
debtors 

1,087,900 

1,205,900 

1,095,900 

1,135,900 

1,065,900 

1,120,900 

1,205,900 

1,035,900 

1,020,900 

1,010,900 

1,000,900 

1,244,558 

13,231,462 

Dividends received 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

Fines 

0 

0 

0 

0 

0 

29,654,984 

0 

0 

0 

0 

0 

29,654,984 

59,309,968 

Licences and permits 

1,140,531 

1,300,531 

1,690,531 

1,440,531 

1,320,531 

1,640,531 

1,355,531 

1,352,531 

1,348,531 

1,365,531 

1,358,531 

1,657,977 

16,971,823 

Agency services 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

Transfers recognised - 
operational 

10,197,583 

11,072,583 

10,259,583 

10,308,583 

28,479,063 

21,134,563 

16,537,903 

16,564,383 

16,564,383 

16,564,383 

17,815,663 

43,763,357 

219,262,034 

Other revenue 

1,638,078 

1,628,078 

1,630,078 

1,688,078 

1,598,078 

1,898,078 

2,108,078 

1,968,078 

1,973,078 

1,993,078 

2,143,078 

3,237,796 

23,503,650 

Gains on disposal of PPE 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

250,000 

250,000 

Transfers recognised - capital 

0 

0 

0 

0 

0 

40,120,760 

3,392,000 

4,003,760 

4,003,760 

4,003,760 

4,003,760 

35,228,200 

94,756,000 

TOTAL 

428,312,866 

124,120,495 

127,108,277 

120,618,844 

137,974,385 

202,839,083 

150,325,430 

154,565,053 

159,476,803 

151,575,716 

146,627,708 

298,318,186 

2,201,862,847 


Drakenstein Municipality 




































